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SUBJECT LETTER OF AGREEMENT WiTH REAL PROPERTY BOARD 


Planning and traffic consultants on Government Center project, I.M. Pei and Bartone 
Aschman Associates, have recommended the construction of a 2,000 car public parking 
garage within the project area. This recommendation was made after a thorough 
analysis of the traffic circulation and parking needs within the Government Center 
and after giving due consideration to the competeing demands for access to the 
City by auto and by public transit means. In short, the consuitants have recome 
mended that the major reliance on access to the Government Center be through the 
existing Mass Transit facilities. But recognizing the need to provide some 
parking facilities for those having business in the area, they have also recommends 
the construction of a major centralized parking facility which will handle high 
turnover parking. The proposed location of the garage is ideal in thet there would 
be immediate access to and from the Central Artery and the heavily traveled New 
Chardon, New Sudbury and New Congress Streets. 


Cost estimates provided by the Clarkeson engineering firm indicated that a 2,000 
car garage can be constructed for approximately 6.2 million dollars including 
architectural and engineering fees. The present estimate of fair value for the 
géerege site, 187,277 sq. ft., is $820,000. The total $7 million garage costs 
will be 100% creditable under City contribution to the cost of the Government 
Center project. The garage contribution will constitute more than 50% of the 
City's local share. Funds can be made available for the garage from existing 
bonding capacities and from cash available to the Real Property Board. 


As a result of thorough discussions on the subject of a proposed parking garage, 
a letter of understanding with the Real Property Board has been executed by Real 
Property Commissioner Sullivan. The letter submitted herewith covers the followe- 
ing points: 

1. Agreement on the proposed site for the garage. 

2. Agreement on the presentiy estimated fair vaiue for the site»~$820,000. 


3. Agreement on the general controls of the proposed Urban Renewal Plan as 
well as the specific controls on the parcel. 


4, Agreement on the presently estimated size and cost of the garage-=2,000 
cars for $7,000,000. 


5. Agreement on the terms and conditions of the Land Disposition Agreement. 


6. Agreement to enter into the Land Disposition Agreement as soon as possible 
after the following: 


GOVDOC a. The Urban Renewal Plan has been approved in accordance with applicable 
Bh A local, State and Federal law. 
c / 


b. The Real Property Board has obtained the approvals as required by 
State law. 


Gye) 


c. The City Council has authorized the issuance of $5,000,000 in bonds 
to be used towards the purchase of land and construction of the garage 
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7- Intention of the Board to take. steps to insure that it will be ready 
to take title to the ¢ity ty January 1964 and to begin construction within 


a reasonable time in order to complete construction by July 1965. 
It is recomended that the Authority approve the Letter of Agreement with the Real 
Property Board and authorize its execution by the Development Administretor,. 


A proposed vote of the Authority is attached. 


Digitized by the Internet Archive 
in 2010 with funding from 
Boston Public Library 


https://archive.org/details/letterofagreemenOObost 


VOTED : 


That the Development Administrator 

is authorized to acknowledge agreement 
of the Authority with the November 19, 
1962, letter from Mr, James J, Sullivan, 
Jrxe, Chairman of the Real Property 
Board. 
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